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KING WILLIAM'S TOWN, COUNTY CORK. 



The Commissioners of Her Majesty’s Woods, &c., in submitting herewith a 
further Report from Mr. Griffith on the subject of the experimental Improve- 
ments on the Crown Lands in the Counties of Cork and Kerry, beg to recall 
to the recollection of your Honourable House the detailed Reports which have 
already been made by him, and submitted to Parliament, of the circumstances 
under which these Improvements were first undertaken in 1831, and of those 
connected with the formation of the new Village of King William’s Town, the 
reclamation and general Improvement of the Lands, and the commencement 
and progress of the new Lines of Roads through the district in which this pro- 
perty is situated. The last of these Reports, dated 10th March 1837, laid 
before Parliament pursuant to an Order of your Honourable House of 
December in the same year, specifies the progress of the Buildings, general 
Works and Improvements, to the end of the year 1836. 

The Commissioners have great satisfaction in finding, from the Report 
herewith submitted, that the advancement made since the above period has 
completely fulfilled the expectation that had been entertained, and that the 
experiment, as far as it has proceeded, has been in all respects successful, a 
result which has been materially advanced by the zeal and energy with which 
the several branches of the Undertaking have been carried on by Mr. Griffith, 
the Civil Engineer, under whose direction the general arrangements have 
been placed. 

Dungannon, 1 Commissioners of Her Majesty’s 
A . Milne, > Woods, Forests, Land Revenues, 

Charles Gore, J Works and Buildings. 

Office of Woods, &c. 

5th August 1839. 
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FURTHER REPORT 

OF 

Richard Griffith Esq., dated 15th July 1839, to the Commissioners 
of Her Majesty’s Woods, &c., on the Progress of the Roads 
and Land Improvements on the Crown Estate of King 
William’s Town, County Cork. 



My Lord, and Gentlemen, King William’s Town, 15th July 1839. 

Though I have made several tolerably detailed Communications to your 
Board relative to the Progress of the Roads and agricultural Improvements on 
the Crown Lands of Pobble O’Keefe since the Publication of my Report of 
June 1836, still, as the several Works were conducted according to the same 
System, and no new Feature of Consequence occurred, 1 did not deem it neces- 
sary to prepare any Statement in detail, either respecting the Improvements in 
progress or the future Arrangement of the Estate, but which latter has or late 



become very pressing. , . , , _ , , , , . 

I have long felt that the principal Benefit which the Country would derive 
from the improved System of Reclamation and Agriculture practised at King 
William’s Town would be the Introduction of the same System among the 
Tenantry of the Estate ; but nothing could be done towards effecting this 
Object till the Estate was divided, and each Tenant was m possession of his 

own Farm. , , , . i 

The injurious Effects of the Land being held in common among several 
Families is now so universally admitted that it is unnecessary to argue the Sub- 
iect, or describe the Indolence and Misery it usually entails on the People ; but 
in many Cases, however desirable it may be to change the System, Circum- 
stances arise which prevent its speedy Adoption. 

In regard to the Pobble O’Keefe Estate, it was never my Intention to do 
more than to recommend the Introduction of the modern System of draining, 
reclaiming, and cultivating Mountain Land into the Country, while the new 
Cork and Kerry Roads were in process ; the Subdivision of the Lands of the 
Estate, and all the Arrangements with the Tenants, being placed solely under 
the Direction of the late Mr. Weale. But in the Month of September last, 
subsequently to Mr. Weale’s Death, at the special Desire of your Board, I made 
a detailed Examination of the whole Estate, with a view to its Subdivision into 
Farms of such Extent and Value as would suit the Industry and Capital of the 
several Tenants who now reside in it. In the Progress of this Investigation 
I had an Opportunity of ascertaining the State and Circumstances of the 
Inhabitants, and I regret to say that nearly the whole were in a State of great 
Poverty; and that, owing to the peculiar Circumstances in 
placed, they had become less industrious, and possessed less Cattle (their only 
Capital) than at any former Period. , 

Each Farm was held in common by a Number of Persons, and as no In* 
vidual could make any permanent Improvement whrch would not equahy 
benefit his Copartners as well as himself, nothug of the Krnd has been 
attempted, and the Land has been suffered to remain in a Si tote of Nature, 
with the Exception of such small Portions as were required to produce I ood 

^To^emedythls^Eril, I recommended that the whole of the Estate should be 
at once divided into Farms ; that, as far as possible, Tenants should _ b ® “jmed 
for each who have formerly occupied the Land or a Fortran of it, .that the 
Selection in each Case be made according to the Industry and CapiMy^ ® 
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Individuals ; but where the Claims of Two Applicants were nicely balanced 
in these respects, Lots might be drawn for the Choice of One, Two, or more 
Farms. 



That each Tenant, when named, should be put into possession of his Farm ; 
that, where necessary, a suitable Dwelling House and Offices should be erected 
for him ; and that his Holding be separated from that of his Neighbour by a 
strong Boundary Fence. 

To carry these Objects into effect the following Arrangements were proposed 
by me, and adopted by your Board ; namely, the Land to be divided into 
Farms and Labourers Tenements ; in the Southern Portion of the Estate the 
Farms to contain from Thirty to Forty Statute Acres, but in the middle and 
Northern Portions they should contain, according to the local Circumstances 
and Quality of the Land, from Forty to Fifty, Sixty, and Eighty Statute Acres ; 
each Farm to have a suitable Dwelling House and Offices erected on it, and to 
be surrounded by a strong Boundary Fence. 

Till the new Houses shall have been erected the Tenants are to occupy their 
present Houses. 

As an Encouragement to Industry, each Tenant whose Allotment or Farm 
shall not contain at least Ten Statute Acres of Arable Land, well drained and 
fenced, shall be allowed the Value of the Labour required to fence and drain 
the Extent necessary to complete Ten Statute Acres of Arable Land ; Lime- 
stone should also be supplied to him, sufficient to manure the Land so fenced 
and drained ; the Tenant to draw and burn the Lime, and till, at his own 
Expense ; but no Improvements should be paid for which have not been agreed 
to and laid out by the resident Agent of the Estate. 

The Amount of Cash paid to the Tenant for such fencing, draining, and Sup- 
ply of Limestone to be charged on the Farm by an Increase of Rent as follows : — 
For the First Seven Years at the Rate of 4 per Cent. 

Second Seven Years - - 4-| per Cent. 

Third Seven Years - - 5 per Cent. 

F or any additional Improvements which may be made, under the Direction of 
the resident Agent, in draining, fencing, and liming, over and above the Ten 
Acres, the Tenant to be allowed One Half of the Value of the Labour and the 
Cost of Limestone ; and in this Case, as in the former, the Rent should be 
increased in proportion to the Outlay according to the above Scale ; the Pay- 
ment of such increased Rent to commence from the Year subsequent to that 
in which the Advance shall have been made. 

During the Period in which the Tenants of the Estate were in suspense as to 
the Farms in which they were to be located, very few paid their Rents in full, and 
many used little Exertion to raise Crops or make Money by any Means, so* that 
they became unable as well as unwilling to pay Arrears. Under such Cir- 
cumstances, previously to the Allocation of the Land, it became necessary to 
call in the Arrears, and that those who did not pay, either out of Unwillingness 
or Inability, should be treated accordingly ; the unwilling to be refused* new 
barms ; and those who possessed neither Cattle or Money to be retained on the 
Estate, and employed as Farm Labourers, to be supplied with a House, and to 
have a few Acres of Land. 



Between the Months of September and March last the Arrangements made 
by me tor the Subdivision of the Estate were carried into effect by the resident 
Agent and Conductor of the agricultural Improvements ; and the Boundaries 
ot each barm or Lot were marked out by a Trench or lockspitted Cut in the 
Ground. At the same Time such of the Tenants as had not paid anv Rent 
were warned that if they did not come forward according to their Ability they 
could not be retained on the Estate 5 and it is but Justice to the People to say, 
that, considering tlie Circumstances in which they were placed, great Exertions 
were made, and a Sum amounting on the whole to 800/. was received on 
account of Rent and Arrears up to the Month of November last 
In the Month of March I returned to King William’s Town* for the Pur- 
pose of allocating the Farms to the several Tenants according to the System 
agreed upon, having also received Authority from your Board to inform the 

u d ,Pv d tl ri llent \ th , at m cons equence of the Exertions they 
had made the Half Year s Rent which would become due on the 25th of that 
Month (March) would be cancelled altogether, and, consequently, that no 
further Rent would be payable till after the 29th of September next. 



From 
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From the Arrangements previously made I found no Difficulty in the Detail 
of putting each Man in possession of his Farm. 

The Plan adopted was as follows : — Every District formerly held m common 
by, say, from Six to Ten or Twelve Families, was subdivided into a propor- 
tionate Number of Farms ; some Families held a larger Share of the common 
Farm than others, and who in consequence had a larger Stock of Cattle and 
Arable Land under Cultivation ; to act justly it became necessary to lay out 
the different Farms or Lots to suit those Proportions or Shares ; where Four 
out of Ten or Twelve held equal Proportions which collectively amounted 
to One Half of the whole Farm, it became necessary to divide the common 
Farm into Two equal Parts, one of which was again to be subdivided into’ 
Four Lots, as nearly as possible of equal Value, and in such Cases the Tenants 
drew Lots, on each of which was marked a Letter, as A. B. C. and D., and on 
the Map to which these Lots referred corresponding Letters were marked, 
so that each Man the Moment he had drawn his Lot knew by the Map 
the Portion of the common Farm he was to possess. A similar System was 
followed in allotting the remaining smaller Divisions ; and in those Cases where 
any of the Partners had failed to pay his Portion of the Rent due, and who had 
not sufficient Cattle to stock a Lot equal to his original Share of the common 
Farm, to such Person a small or Labourer’s Lot was adjudged on the Spot 
by me, and the Remainder was allocated by Lot among the other Families ; 
and though I found it necessary in arranging each Group of new Farms to 
diminish in some Cases the proportionate Extent of the general Farm to which 
certain Tenants were originally entitled, owing to their Inability, from Wantoi 
Money or Cattle, to undertake to pay the Rent of their original 1 roportion, 
still the Determination of the Allotments was conducted m a Manner so public 
and conciliatory, and full Reasons being given, in each Case, for the Division 
made, that the Tenancy of the whole Estate consisting of Five thousand Acres 
was remodelled in Two Days; and every Man was in undisputed Possession, 
and without a Murmur, of the Farm which was adjudged to him, or which 
fell to him by Lot. „ , TT , „ , , . , 

On the Announcement of the Remission of the Half Years Rent which 
would become due within a few Days, great Gratitude and Thankfulness ; was 
expressed, and all stated their Determination to exert themselves to cultivate 
their new Farms, and to follow the Example set to them in draining and 
reclaiming the Model Farm. , . e , , , 

Within the Period which has elapsed between the Completion of the above 
Arrangements and the present Time ( the Month of July) the whole of the 
Tenants have been actively engaged on their respective Farms, according to 
their Agreement ; and as much has been effected by them as could have been 

In regard to the general Improvement of the Crown Lands, the whole of the 
new Farm Roads, both through the Northern and Southern Portions of the 
Estate, have been opened within the last Year ; and by this Means eveiy 
Farm is accessible. Already Fifteen new Houses have been built, or are in 
progress towards Completion, of which Eight have been commenced within 
the last Four Months ; and every Exertion shall be made to complete the whole 
of the new Buddings which are necessary to render the People comfoitable 
and contented. At this Moment, however I regret to say, owing to the general 
Failure of the Potato and Hay Crop of last Year throughout the Mountain 
Districts of the South-west of Ireland, the Peasantry are suffering under all the 
Horrors of Famine, and the Crops in the cold boggy Mountains of this Estate 
were amongst the worst in tlm District. The Price of Potatoes at all the 
Neighbouring Markets has been raised from Three-pence to Four-pence per 
Stone of Fourteen Pounds (the usual Price at this Season of the Year) to 
Eight-pence and Ten-pence ; and had it not been for the Permission which I 
r«eived from the Commissioners to purchase 6001. worth of Provisions, and to 
cUsTse of them to the Crown Land 'Tenants for Work done, at a Reduction 
of One Third of the cost Price, many must have suffered from absolute Star- 

Va ^Having completed their own Farm Work, the whole of the Tenants are now 
engaged fn making the Boundary Fences surrounding their re^ecbve^ms | 
and in addition I have employed 100 strange Labourers from distant Parts ot 
%C»p Kerry; whVpressed by Want at home, have come o our 

(233.) A 6 
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Mountains to seek for Employment ; so that at this Moment there are about 200 
Labourers employed at the Fences ; in addition to which there are upwards of 200 
more employed in Haymaking, in draining, and reclaiming on the experimental 
Farms, and on the Mount Infant and Carrindulkeen Roads, making a Total of 
400 Men at present employed. 

In order to determine the Amount of Rent which should be paid for each of 
the new Farms, a detailed Valuation has been made, which is given in 
Appendix A. 

It should be observed that these Lands, under the Circumstances in which 
they were previously held, namely, by Tenants in common, and being quite 
inaccessible to wheeled Carriages, were not worth the Rent the Occupants 
were called on to pay even at the Period at which they were let, namely, 
during the late War, when Butter sold at the Rate of from 51. to 6/. per Cwt. 
much less were they enabled to pay that Rent when the same staple Com’ 
modity fell to from SI. to 4/. per Cwt. ; but under the present Circumstances, 
each Tenant having his own Farm to cultivate, bounded by a good Fence,’ 
having a good House accessible by good Roads, being able to procure at the 
Commissioners Quarry any Quantity of Limestone he may require at the Cost 
paid for quarrying it, I consider that the Value of every Farm is raised fully 
Twenty-five per Cent, as compared to what it was previously to the Change of 
Circumstances ; and consequently that the Tenants will be well able to pay 
the Rents at which each of their Farms has been valued ; and by following out 
the Principle of steady Improvement of the Land laid down for them I have 
no Doubt in a few Years they will become an Example for the Imitation of 
the neighbouring Estates. 

Since my last general Report of June 1836 already mentioned, the Farm 
Improvements and Buildings in King William’s Town then in progress have 
been completed ; and at the present Time the Village, and the improved 
District surrounding it, presents a pleasing Picture of Civilization and Culti- 
vation. The whole of the new Roads for a Length of Forty-three Miles have 
been completed, and at this Moment Coaches leave Tralee and Killarney for 
Cork, and also leave Cork for Tralee and Killarney, every Morning, travelling 
by the new Roads ; and thus this Mountain District, which a few Years ago 
was quite inaccessible except to Persons travelling on Foot, has become the 
Scene of active agricultural Improvement, and the direct Thoroughfare from 
Tralee, the Capital of the County of Kerry, to Cork. In respect to commercial 
Traffic, the new Roads have become the greatest Thoroughfare in the Country ; 
and it was ascertained during the last Year that 80,000 loaded Carts passed by 
Dromagh Flour Mill, situated on the Side of the new Road Four Miles beyond 
the Junction at Clonbanin of the Killarney Branch with that of the main Line 
from Castle Island by King William’s Town to Cork. 

The Articles of Traffic consist of Corn, Meal, Flour, Butter, Iron, Timber, 
Porter, Spirits, Groceries, and Shop Goods, to and from Cork, Tralee, and 
Killarney ; also of Limestone for Agriculture and building drawn into the Coal 
Country, and of Culm for burning Lime and malting drawn from the Collieries 
into the surrounding Limestone Districts. I have the Pleasure to say that the 
Roads are all m excellent Order ; and that the usual Load drawn in a Single- 
horse Cart or Dray amounts to from Twenty-four to Thirty Hundred Weight, 
while in the ordinary Roads of the Country from Twelve to Fifteen Hundred 
W eight is considered to be a full Load for a Horse. 

^ ie Inn at King William’s Town, which has been occupied as such for 
the last Three Months, is crowded with Carmen every Night, and frequently 
Stable Accommodation is given to Twenty-five Plorses. The Inn has been 
so arranged as to accommodate both Carmen and Persons of a superior Class, 
without m the least interfering with each other ; the upper Part of the House 
being altogether reserved for the latter, while the Carmen are accommodated 
m the lower, and their sleeping Apartments are contained in an Addition con- 
nected with the Offices, and from which they can have Access to the Stables 
without passing through the House. The Innkeeper and his Wife are both 
respectable Persons, and are great Favourites with Travellers of all Classes, so 
that I have no Doubt they will succeed ; and that the Establishment of a good 
House of Accommodation distant Twelve Miles from the Town of Castle 
s and and the same Distance from the Town of Kanturk will prove a great 
Convenience to Travellers. 

In 
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In speaking of the new Roads, the Buildings, and Improvements, I have 
constantly in remembrance the former State of the District. The Improve- 
ments that have been effected must be considered in the Light of the Estab- 
lishment of a new Colony ; and if the same System that has been successfully 
adopted in this was followed in others, little would be heard of Want of 
Employment. At this Moment a very general Spirit of agricultural Industry 
pervades the People of Ireland from North to South ; and a little Aid from 
the Landed Proprietors, occasionally assisted by the Public, would effect a most 
beneficial Change in the Habits and agricultural Knowledge of the People. 
Already several spirited Landed Proprietors are at work, some of whom have 
most judiciously published Statements of the Result of these Improvements 
and Experiments, and others, though they have not done so, have notwith- 
standing attracted very general Notice. 

The Village of King William’s Town at present consists of the Inn, the 
Schoolhouse, Four Houses of Two Stories, and Seven Houses of One Story in 
Height, together with suitable Offices attached to each. These Buildings have 
all been erected according to the Plans approved of by your Board and sub- 
mitted to Parliament. They are at present occupied as follows : 

Rent of House. 

s. d. 

Inn, Mr. Martin Roche, let at present for - - - - -1800 

Schoolhouse and Offices, valued at. - - - - -1600 

Schoolmaster’s House, Ditto - - - - 600 

Police Barrack, - Ditto - - - - - -600 

Shop, lately held by Mr. N. Roche, now unoccupied - - - 8 0 0 

Dispensary, valued at ^2 0 0 

Mason’s Apartments, let for - - - - 3 10 0 

Mr. I vis’s Ditto and Assistant Schoolmistress - - 2 10 0 



8 0 0 

Cottages, South Side of Road, let for - - - - - 9 2 0 

Ditto North Side Ditto Ditto - - - - -10 00 

Stable given free to Coach Company in lieu of Carriage of Letters and 

Parcels from Castle Island, Tralee, &c., valued at - - - 3 0 0 



Present Amount of the Value of the Buildings in the Village - 84 2 0 



Some of the Buildings, as the Schoolhouse, Master’s House, Police Barrack, 
&c., will never bring in any Income, and are set down at Valuation Rents ; but 
the other Buildings do or will produce Rents ; and as the Traffic increases the 
Rent of the Inn may be increased, as well as of the Two large Houses of Two 
Stories in Height, built for Shops, which are well worth 12*. a Year each, and 
I have no Doubt will produce that Sum at no distant Period. 

It cannot be expected that the whole of the Buildings of the Kind which 
have been erected in the Village will ever make a remunerative Return for the 
Cost of Erection ; and in this respect the Commissioners have only followed the 
Example of all the judicious Landlords in the Country, who think it their 
Duty as well as their Advantage to erect good Inns, Schoolhouses, Market- 
houses, and other Buildings for public Use, without looking for any Remunera- 
tion for their Expenditure beyond the general Improvement of their Estates. 

But in regard to the Farm Buildings and Land Improvements, the Itesult 
should be different ; if a suitable Return be not made from such Expenditure, 
who will ensure the Expense ? and consequently in conducting the agricultural 
Improvements I have endeavoured to do nothing which was not likely to 
prove remunerative, and I hope to be able to show that the Plan has succeeded 
as far as it has gone. 

In respect to the Land Improvements, they must be divided into Two Classes ; 
those which are experimental, and which have been carried on under my Direc- 
tion and the Superintendence of the resident Agent, and the general Improve- 
ments on the Estate, which are to be executed by the Tenants, but under the 
same general Superintendence. 

Of the first, for Convenience, I shall make Two Divisions, and divide the 
Improvements under the Names of the King William’s Town Farm and the 
Model Farm. 

The King William’s Town Farm is intended, eventually, to be let to the 
Persons resident in the Village ; and already a Farm of Forty-five Acres of 
improved and Twenty of unimproved Land is about to be handed over to the 
( 233 .) A 4> Innkeeper; 
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Innkeeper; the Remainder, being chiefly unimproved Bog, will be retained in 
hand till the Surface Sod in the Parts which have been laid down in Grass 
becomes sufficiently firm to bear the Tread of Cattle grazing on it in wet 
Weather ; and during that Interval the Cattle belonging to the Residents of 
the Village are grazed in such Parts of the Model Farm as are suited to the 
Purpose. At present, indeed, the great Difficulty experienced is the Want of 
sound Pasture Land ; the Process of Reclamation, and particularly the Use of 
Lime, renders the Surface so soft and tender, that no Beast can be allowed to 
graze on it except in dry Weather ; in consequence, it becomes necessary 
to house the Cattle more than is convenient, and the Number is reduced in 
proportion. 

King William’s Town Farm, which adjoins the Village, consists of 
250a. 1r. 22p., of which — 

A. R. T. 

101 1 11 have been reclaimed, and are now under Crop or grazing, 

44 2 0 have been planted. 

26 1 7 consist of reclaimable Mountain. 

.72 1 14 composed of deep Bog used as Turbary. 

5 3 30 consist of Bog adjoining the Village. 



250 1 22 



This latter Portion of Bog, containing 5a. Sr. SOp., has been drained, 
fenced, and dry, but not yet covered with Clay and Lime ; in fact Earth 
suitable for covering the Surface has now become very scarce, and cannot be 
procured except it be drawn from a considerable Distance, and the Expense of 
long Carriage has hitherto deterred me from attempting it ; in the meantime 
the dry Surface of the Bog is mouldering down into a fine peaty Soil, and 
natural Grasses are beginning to vegetate on its Surface. 

The Model Farm contains 379a. Or. 26 p., of which — 

A. R. P. 

93 1 19 have been reclaimed, and are now under crop or grazing. 

21 3 23 are in process of Reclamation. 

37 2 33 have been drained, fenced, and limed on the Surface. 

124 2 2 have been drained, fenced, but not limed. 

13 1 12 have been planted. 

88 1 17 remain in their original unprofitable State. 



379 0 26 



The general System of Bog and Mountain Land Improvement which has 
been adopted is given so fully in my Report of June 1886 that it is unneces- 
sary to enter further on the Subject, as I have not found it necessary to make 
any Alteration in the Process. I need only mention that the Operations have 
been continued without Intermission ; and taking the Average of the Seasons, 
the Produce has been as good as was anticipated. The great Object is to get 
the Crops in early, for in this cloudy and damp Climate every Glimpse of Sun 
that shines is required to ripen our Corn in a good Season. 

In regard to the Selection of Crops, I have found by Experience that Oats 
sown on Bog Land after Potatoes manured with Stable Dung produce too 
much luxuriant soft Straw when the Corn is nearly ripe, and the Head becomes 
heavy ; the Winds and Rain of the latter End of July lodge the Crop and 
injure the Straw so much that the Head never rises again ; in consequence the 
Grain does not fill, and the Produce is trifling and of inferior Quality. 

The lodging of the Corn has also the Effect of smothering the young 
Clover and Grass Seeds that have been sown, so that both Crops are materially 
injured from the Effects of the breaking of the Oat Straw. 

Within the last Two Years I have introduced R-ye as a Com Crop instead of 
Oats, and I have found it to succeed ; the Straw is so strong and elastic that 
it does not lodge, and as the Plant throws out fewer Leaves near the Ground 
than Oats, the Clover and Grass Seeds thrive much better, and usually produce 
an excellent Crop of Meadow the following Year. 

Though Rye is less valuable as a Grain, and the Produce per Acre is less 
than Oats, when not lodged, still the Average Proportion of the Oat Crop 
lodged is so great, that, one Year with another, the Return per Acre from Rye 

is 
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is. greater than that from Oats ; and in addition, the Hay Crop of the following 
Year after Rye is very superior to that from Oat Stubble. 

Owing to the Wetness of the Summer and Autumn of last Year, the Produce 
from the Crops was not equal to other Years ; and there was a very unusual 
Deficiency in the Turnip Crop, which might be almost considered as a Failure ; 
this arose from the wet and cold Nature of the half-reclaimed Bog Soil in which 
they were sown ; and the Plants, though they looked tolerably well in the Month 
of August, did not come forward, and rarely exceeded the Size of an Orange. 
The Oat Crop was also very deficient, having been lodged early in J uly, and 
never rose again. The Rye was a fair Crop, but soft, owing to the constant Wet ; 
but the Potatoes, particularly those planted early, produced an average Crop, 
while the Potato Crop of the whole of the neighbouring District were very 
deficient in Quantity, and of such bad Quality that they did not keep, and 
the Result has been, the Famine which at present prevails throughout the 
District. 

Owing to the gradual Improvement in the Quality of the Pasture Land, in 
consequence of draining and liming, a Dairy Farm was commenced last Season ; 
and as a Preliminary, during the Autumn of the previous Year 1837, 1 imported 
from Ayrshire Ten young Heifers of a pure Breed, which cost on an Average 
10/. each in Scotland, but including Transport and other Expenses on the Way 
they stood us in about 12/. each when they reached King William’s Town. In 
addition to these Heifers, which were all in Calf, I purchased Ten ordinary 
Irish Heifers of the long-horned Breed. The Dairy was commenced in the 
Month of May, and the Sum received for Milk and Butter on 31st March 
1839 amounted to 151/. 8s. 7 d., or rather more than % per Head. The average 
Quantity of Milk given per Day by each Cow between May and March was 
Six Quarts and Three Quarters, but in the Month of July the Average was 
Eight Quarts. This will be considered as a small Quantity, but the Butter 
being of superior Quality produced the best Price in the Market of Cork. 

Several Trials were made to ascertain the Difference in the Quantity and 
Quality of the Milk given by the Ayrshire and Irish Cows ; and it was found, 
both by the Lactometer as well as by the Produce in Butter, that the Milk of the 
Irish Cattle was richer, while the Quantity produced was nearly the same, but 
if any thing in favour of the Irish Cattle. 

Great Pains were taken to ensure a true Result ; the whole of the Milk of 
the Ayrshire and Irish Cows was kept separately, and noted down every Day, 
and the Milk was churned separately, and the whole was done with so much 
Care that I do not apprehend any Mistake can have arisen. From the Result 
of several Experiments it appeared that the Produce in Butter from the same 
Quantity of Milk was One Sixth in favour of the Irish as compared with the 
Ayrshire Cows. 

As the Experiment has been made, I think it right to state the Result, which 
proves nothing more than that Ayrshire Cattle are not as well suited to cold 
and wet boggy Districts as Irish Cattle ; and at this Moment, in the Month of 
July, the Ayrshire Cows on the same Pasture are not in such good Condition 
as Irish Cattle. 

During the last Season, owing to the Failure of Turnips, no more than 
Eleven Head of small Cows could be stall-fed, which however produced a 
good Return, more from the unusual Price of Beef than from the Fatness of 
the Beasts. 

The Quantity of reclaimed Land under Crop during the Year 1838 amounted 
in the whole to 173a. 2r. 7p. Statute Measure. The Proportion of each was 
as follows : 

A. R. P. 

6 0 4 of Turnips. 

27 0 4 of Potatoes. 

10 3 25-i- of Oats. 

4 1 7 of Barley. 

24 3 31| of Rye. 

7 3 5 of Vetches. 

91 2 35 of Meadowing. 

0 3 15 of Rape. 



173 2 7 
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The Quantity of reclaimed Land at present under Crop in the King William’s 
Town and Model Farms amounts to 144a. 3r. 23 p., which is arranged as 
follows : 



1839. 



A. 


Estimate Value, exclusive of Cost of Saving. 

E. p. £ S. 


d. 


9 


2 38 of Turnips at 37. per Acre 


- 29 


4 


3 


22 


2 17 of Potatoes, at 57. per Acre 


- 113 


0 


7-i- 


4 


2 31 of Oats, at 31 per Acre 


- 14 


1 


7-1 


3 


0 29 of Barley, at 47. per Acre 


- 12 


14 


6 


0 


3 26 of Wheat, at 51. per Acre 


4 


11 


3 


17 


0 23 of Rye, at 31. per Acre 


- 51 


8 


7-1. 


2 


2 18 of Vetches, at 2/. per Acre 


5 


4 


6 


84 


0 0 of Meadowing, Do. 


- 168 


0 


0 


144 


3 22 Total 


- 398 


5 





This Year the Crops look extremely well, and unless the Remainder of the 
Season proves wet there will be an abundant Harvest. A considerable Portion 
of the artificial Meadow has been cut and saved, and the Produce in some 
Fields amounts to about Two Tons and a Half per Statute Acre. 

It will be observed that the Amount of Land under Crop this Year is less 
by Twenty-nine Acres than last Year. This arises from several of the drained 
and improved natural Grass Fields, which were in Meadow last Year, being 
grazed at present ; but their Places will be more than supplied by the increased 
Produce of the artificial Meadows. 

The estimated Value of the several Crops, as contained in the above Tables, 
has been made out with great Care, and I hope the Produce of the Sales will 
exceed rather than fall short of the estimated Amount ; but it is to be observed 
that this Sum does not include the Grazing Land, which if moderately rated 
will make the probable Return equal to about 452/. 

Within the last Three Years much Pains have been taken to ascertain the 
Kinds of artificial Grasses which succeed best in our Soil and Climate, and the 
Result has been that the Italian Rye Grass and Pacey’s Rye Grass far exceed 
all others in Quantity of Produce and Certainty of Crop. The Timothy Grass 
does well when sown itself, but if mixed it is overcome by the others. The 
Cocksfoot Grass is good when it succeeds, but in some Cases it has failed, 
either from bad Seed or from the wet Climate ; I should think from the former 
Cause. Red Clover does not answer, but White Clover, though comparatively 
useless for Meadow, is excellent in the Pasture. Of the common Grasses the 
York Meadow Grass gives the greatest Produce, but the Hay possesses little 
Nourishment. 

I have the Pleasure to say that artificial Grasses, as well as Turnips, are 
becoming more common in the Mountain Country. This is sufficiently proved 
by the frequent Requests for the Loan of our Roller, not only by the Crown 
Land Tenants, but by the Farmers of the neighbouring Estates. 

One of the greatest Novelties connected with the Crown Land Improve- 
ments I have to notice is the Introduction of the Sub-soil Plough from 
Scotland ; it has been used with great Success in several of our Fields, which 
have by means of it been ploughed to the Depth of Fourteen Inches beneath 
the Surface. I have no Doubt the Produce from these Fields will be much 
superior to any of the others. 

In reclaiming and cultivating the Mountain Lands of this District the great 
Desideratum is to free the Lands from Top-water, which arises not from Springs 
so much as from the retentive and impervious Nature of the Sub-soil, which 
usually consists of a very hard sandy cake-like Stratum, which is difficult to 
break when brought to the Surface, and in many respects resembles a compact 
Clay-stone. This Substance in most Cases forms the immediate Substratum to 
the peaty Surface, and in this Country is called the Pan. It varies in Thickness 
from Two or Three Inches to One Foot or One Foot Six Inches, but its usual 
Thickness is Three or Four Inches. 

In these Mountain Lands, where the Peat Surface varies in Thickness from 
Six to Fifteen and Eighteen Inches, the usual System of Stone Drains having 
been completed, and the Top of the Stones being at least Fifteen Inches 
beneath the Surface, the Sub-soil Plough will be found an inestimable Friend, 
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as it will cut through the impervious Cake or Pan, and let down the Water to 
the more friable and pervious Stratum beneath. Where the Surface Soil has 
been ploughed and 'tilled previously, the Sub-soil Plough, drawn by Four 
Horses, will follow 'Without Difficulty in the same Furrow after an ordinary 
Plough drawn by a Pair of Horses, and keep up with them, if the Land be 
tolerably free from large Stones. 

Having stated generally the Extent of the Improvements at King William’s 
Town, and the Amount and Value of the Produce for the last and present 
Years, I shall next proceed to the Detail of the Expenditure from the Com- 
mencement to the present Time, and it can be seen how far the Result has 
been favourable or otherwise. _ . 

It is to be observed that none of the reclaimed Lands have yet arrived at 
their best State ; none have produced more than Three Tillage Crops, and some 
only One ; the Land in every Case being laid down with artificial Grasses after 
the first Corn Crop. It is to be expected, in Four or Five Years, that the 
Surface of the Meadow and Grass Land will become mossy, in which Case it 
will be necessary to break them up ; and there can be no Doubt that the Crops 
raised from the second Series of Cultivation will be very superior to the first. 



General Statement of Receipt and Expenditure connected with the 
King William’s Town Improvements and the Crown Lands of Pobble 
O’Keefe generally, from the Commencement in August 1832 up to 
30th June 1839. 

Receipts. £ s - d . £ s . a . 

By Cash received from the Commissioners of Woods, &c. 

on account of the Improvements - 10,500 0 0 

' By Sale of Farm Produce up to 30th June 1839 - 2,650 8 8£ 

By Rents received from Mr. Boyan - 800 4 8 



Amount received 



- 13,950 13 4£ 



Buildings. 

Expended on King William’s Town Village, including Inn, 

Schoolhouse, Labourers Cottages - - - 2,258 17 9 

Farm Buildings, including a Cargo of Slates not yet used 1,978 15 7\ 

4,237 13 4£ 

Farm Roads - - 875 11 10 

* Plantations, including Two Gardens and Nurseries - 747 19 11 

TmrYi'nvirtfr RivPr CmirSPS - - - - 157 14 10 



Farm Roads - - - ~ 

* Plantations, including Two Gardens and Nurseries 
Improving River Courses - 

Agricultural Improvements on the Town and Model Farm, 
including the Price of Cattle, &c. - _ - i 

Estate at large - - 

f Sundry Expences not connected with the Estate 

Total expended up to this Date 



6,914 17 9£ 

870 10 6 
493 18 Hi 



- 13,798 7 2£ 



Balance in hand on 30th June 1839 



* It is to be observed that the planting in this Case includes the draining, fencing, digging, and 
replacing Failures on the whole of the Screen Plantations, also the planting of Hedge-row Trees, 
and replacing them, together with the Reclamation and Formation of the Gardens at King Wil- 
liam’s Town, and the Model Farm and the Nursery. 

■\ The above Sum was expended in the following Manner : £ s. d. £ s. d. 

Expenses connected with Schools at King William’s Town - 144 4 3 5 

Boherbue and King William’s Town Dispensaries - - ~ 29 13 1 ^ ^ 

Premiums and Allowances adjudged to the Tenants, now discontinued 90 16 2§ 

Darby Guiney’s Salary as Caretaker, &c., now discontinued - 33 17 6 ^ g . 

Sundry Expenses attending the Entertainment of Gentlemen on 
Business connected with the Improvements, and Visitors of Im- 
portance, discontinued, the Inn having been established - 25 5 10 

Mr. Boyan’s Salary and Expenses up to 30th June 1839 - - 173 ^2 O5 
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Value of Farm Produce in hand : 
Horn Cattle 
Pigs 
Horses 



Balance in hand brought forward 



£ 

281 

14 

44 



£ 

152 



s. d. 

6 2 



Estimated Value of Hay, Corn, Potatoes, Turnips 
Farm Implements, Iron, Timber, &c. 

Value of Compost Heaps now in Fields not spread, of Lime- 
stone drawn, draining, Culm raised, &c. - 

Value of Grass for Milch Cows - 
Value of Colliery Level - - - 



398 

105 

140 

54 

170 



- 1,358 6 2 



Present Balance, and Value of Produce, &c. 

From the foregoing it appears that the Sum of 2,258/. 17s. Qd. has been 
expended on the Village of King William’s Town ; and from the accompanying 
Rental and Valuation of the Buildings used for public Purposes it appears 
that there is a Return of 847. 2 s. per Annum, or nearly Four per Cent, on the 
Expenditure. As the Town becomes more known the Value of the Buildings 
will increase and make a better Return. 

In respect to the Farm Improvements at King William’s Town and the 
Model Farm, with the Assistance of the resident Agent I have put a moderate 
Value on each Field that has been reclaimed, and I find it as follows : 

£ s. 

Present Value per Annum of Town Farm - - - 60 0 

Present Value of Model Farm - - - _ 135 0 



Rent paid by Tenants for Land in Town Farm previous to 
Improvement - - -- _ -23 0 

Ditto in Model Farm - - - - - 66 0 



Increased annual Value 

The gross Expenditure on the Town and Model Farms amounts to 
Deduct Cash received for Produce sold, as already stated £2,650 8 8-; 

Value of Stock, Produce, Farm Utensils, &c. in hand - 1,206 0 0 



Amount actually sunk 



d. £ 

0 

0 


s. 


d. 


— 195 


0 


0 


0 






0 


0 


0 


- 106 


0 


0 


6,914 


17 




3,856 


8 


84- 


3,058 


9 


1 



The Case will stand thus : Expenditure, 3,058/. ; increased annual Value, 
106/., which is nearly equal to 31. 9s. 6d. per Cent. ; and it is to be observed 
that this Return has been effected at a Period when the Improvements are in 
a progressive State, and when every Year will add to their Value. as compared 
to the Expenditure. 

I shall now beg to submit the pecuniary Arrangements which I am of opinion 
it will be desirable to make : 

£ "s. d. 

The Balance in hand amounts to - - - _ _ - 152 6 0 

The Return for Labour which will become due on 1st August will amount to 537 0 0 

Which will leave a Deficit of 

To which must be added the Sum of 200Z. granted by the Commissioners to 
be allowed to the Tenants of the Crown Estate in reduction of the Price 
of Provisions to be sold to them for Work done, but Part only of this 
Grant will be absorbed in July - - _ 

The present large Expenditure in Labour has been occasioned by an 
Anxiety to meet the distressed State of the Population of the Country. 

Exclusive of the ordinary Farm Work the People are employed in making 
the Boundary Fences of all the Farms of the Estate, the Length of which 
in the Aggregate amount to 22,308 Perches, Statute Measure, which is 
nearly equal to a Length of Seven Miles; of these Fences 12,713 Perches 
will be completed on the 1st of August, and 9,595 will remain to be made, 
together with 746 Perches of large Bog Drains, the Cost of the whole -of 
which amounts to - - _ ___ 



- 384 14 0 



Carried forward 



1,101 15 0 
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£ s. d. 

Brought forward - -1,10115 0 

* Sum required to erect Twenty-eight new Farmhouses at 50/. per - - 1,400 0 0 

Sum required to complete the Mount-infant, Carrindulkeen, and the Farm 

Roads ~ 510 0 0 

3,011 15 0 

Contingencies, Ten per Cent. - - - ' -30 100 

Total Sum required - - 3,312 15 0 



In respect to future Arrangements, what I should recommend is, that the 
Town and Model Farms be charged in the Rent-roll at the Value that I have 
put on them, namely, 19 5/. per Annum ; and that no further Expenditure in 
Reclamation be incurred, except what may be obtained out of the Profit over 
and above the Farming Expenditure. Sufficient has now been accomplished to 
prove that the Land can be reclaimed with Advantage, and consequently the 
future Improvements may be limited as I propose ; but it will be necessary to 
have some Capital to start with, and I think about 200/., together with the 
Farm Produce and Stock in hand, will be sufficient for that Purpose ; con- 
sequently the total Sum required will amount to 3,512/. With this Sum, in 
addition to what has been already received, and being permitted to expend the 
accruing Rents of the Estate in making Allowances to the Tenants for Improve- 
ments on their Farms according to the Scale already given, I feel confident 
that the increased annual Value of the Estate which will result from the 
Allowances will eventually prove to be a remunerative Speculation. 

I have the Honour to be, 

My Lord, and Gentlemen, 

Your most obedient humble Servant, 

Richard Griffith. 

The Right Honourable the Commissioners 
of Her Majesty’s Woods, & c. 



* The present wretched Farmhouses on the Estate are in such a dilapidated Condition that it 
w iU be impossible to retain more than Three of the best of them, and these, though repaired, would 
not last more than a few Years. 
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Appendix A. 



Statement of the several Farms contained in the Townlands of Pobble 
O’Keefe, as divided and let to the several Tenants according to the new 
Valuation. 



Names of Townlands. 


Names of Tenants. 


Contents in 
Plantation Acres. 


Amount of Rent. 






A. R. P. 


S . d. 


Tooreenclossagh - 1 


Tim. Murphy 


42 3 24 


17 19 3 


2 


Darby Bucklay 


48 0 31 


10 1 04 


3 


Daniel Connell 


55 3 9 


10 9 5 


4 


Michael Murphy 


46 2 0 


9 11 6 


5 


Widow Keefe 


21 3 19 


6 110 


6 


John Keefe 


23 1 23 


6 9 7 


7 


Denis M. Denahy and Denis 


6 3 10 


2 3 9 




Daniel Denahy. 






8 


The Widow Sullivan 


16 2 1-i 


5 19 6 


9 


In Commissioners Possession, 


14 3 304 


1 9 10 




Red Bog. 






10 


John Mahony jun. 


50 1 9 


10 10 10> 


11 


Con. Mahony 


33 3 11 


7 3 04 


12 


Timothy Murphy 


36 3 15 


5 11 11 


13 


In Commissioners Possession 


11 3 5 


1 15 4 


14 


Ditto - Ditto 


32 3 4 


2 12 54 


D 


Ditto - Ditto 


12 1 23 


0 12 5 


E 


Ditto - Ditto 


3 0 29 


0 5 7 


F 


Ditto - Ditto 


139 2 23 


2 6 4 




Total 


597 2 27 


101 12 10 


Tooreenglanahy - 15 


In Commissioners Possession 


35 1 13 


0 11 9 


16 


Henry Duggan 


11 1 0 


2 11 6 


17 


Timothy Denahy 


44 2 23 


14 8 34 


18 


John Leary - 


57 3 16 


12 4 3 


19 


Daniel Leary 


44 3 12 


11 13 1 


20 


Jeremiah Reen 


71 2 4 


22 19 44 


21 


Jeremiah and John Reen 


44 1 24 


11 9 0J 


22 


Bartholomew Dunlea 


59 2 24 


12 6 74 


23 


Denis Murphy 


75 0 12 


13 5 3 


24 


In Commissioners Possession 


53 2 5 


19 9 1J 


25 


Con. Cronin - - - 


76 3 27 


9 2 IO4 


26 


Daniel Murphy 


66 1 37-1. 


8 15 I4 


27 


In Commissioners Possession 


39 3 22 


1 18 24 


28 


John Leary - 


44 0 204 


6 11 10 


29 


Patrick Leary 


48 1 19 


5 10 0 


30 


In Commissioners Possession 


10 1 36 


0 17 4 




Total 


784 1 15 


153 13 8 


Glencollins, Upper - 31 


In Commissioners Possession 


28 0 29 


1 15 24 


32 


Ditto - Ditto 


73 0 25f 


4 116 


33 


Patrick and Connor Crimmin 


45 0 394 


6 12 O4 


34 


Patrick Connor 


39 3 14 


6 1 3 


35 


David Connell 


38 3 164 


5 11 11 


36 


In Commissioners Possession 


93 3 Of 


20 1 1 


37 


Connor Cronin 


20 0 64 


2 17 4 


38 


Stone Quarry for Use of Estate 


0 3 27 


— . 


39 


Jeremiah Guiney 


75 2 124 


12 7 04 


40 


John Cronin 


39 1 224 


6 19 7 


41 


Timothy Crimmin 


45 1 0 


3 15 74 


42 


In Commissioners Possession 


46 1 9 


2 6 34 


43 


Ditto - Ditto 


47 1 5 


3 0 7 


44 


Ditto - Ditto 


19 3 14 


0 14 3 




Carried forward 


613 2 9f 


76 13 84 
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Names of Townlands. 


Names of Tenants. 


Contents in 
Plantation Acres. 


Amount of Rent. 






A. R. P. 


£ s. d. 




Brought forward - 


613 2 94- 


76 13 8* 


Glencollins, Upper - 45 


Martin Leary 


70 0 18 


11 2 10* 


( continued .) 46 


John Leary 


59 2 154- 


6 13 3 


47 


Daniel Leary 


61 1 16 


6 0 9,} 


48 


In Commissioners Possession 


6 0 2 


14 8 


49 


Timothy Leary 


95 3 21 


8 5 6{ 




Total of Glencollins 


906 2 If 


110 0 10 


Carrigawnes - - 50 


Patrick Murphy 


55 0 7 


6 8 5* 


51 


Timothy Denahy jun. 


117 0 20 


5 10 3 


52 


Timothy Leary jun. 


96 0 0 


5 17 10 


53 


In Commissioners Possession 


19 1 30 


14 3 


54 


The Widow Denahy 


61 0 31 


5 12 2* 


55 


Patrick Sullivan 


86 0 22* 


7 11 8 


56 


John Foley 


74 0 9 


7 5 0* 


57 


Owen Sullivan 


87 2 21 


7 19 7* 


58 


John M'Auliffe 


79 1 13 


6 16 8* 


59 


Michael Roche 


70 3 3 


9 17 3 


60 


Robert M'Auliffe 


66 3 314- 


7 11 0* 


61 


Toby Roche 


94 1 31 


7 17 5 


62 


David and Michael Roche - 


40 2 16 


2 0 7 


63 


John Leary 


34 0 33 


3 7 3 




Total of Carrigawnes 


982 3 28 


84 19 7 




William Prendible 


1 113 1 22 


I 9 15 3* 


65 


Edmond Fitzgerald - 


113 2 20 


10 9 2 


66 


Michael Roche 


103 2 27 


10 13 0 


67 


In Commissioners Possession 


64 3 9 


4 11 9 


X 68 


John Reen 


64 3 9 


4 11 9 


69 


Denis Reen 


108 2 3 


6 15 7* 


70 


David Roche 


93 1 0 


4 13 3 


71 


Unimproveable Mountain - 


416 0 22 


6 18 8 




Total of Meengaunine - 


1,078 0 32 


I 58 8 6 


Glencollins, Lower 72. 73 


Model Farm 


379 0 26 


135 1 8* 




Inn Farm - - 


65 1 4 


29 8 9 


(or Tooreenkeogh.) 


Town Fields, improved Bog 


68 1 4 






Red Bog for Turbary 








Plantations 


44 2 0 






Total 


245 3 22 


60 5 3* 



Abstract of the Townlands. 



Names of Townlands. 


Contents in 
Plantation Acres. 


Amount of Rent. 


Tooreenclossagh - 

Tooreenglanahy - 

Glencollins, Upper - - " 

Carrigawnes - - 

Meengaunine - - 

Model Farm, or Glencollins, Lower 

King William’s Town or Tooreenkeogh 


A. R. P. 
597 2 27 
784 ‘I 15 
906 2 If 
982 3 28 
1,078 0 32 
379 0 26 
245 3 22 


£ s. d. 
101 12 10 
153 13 8 
110 0 10 
84 19 7 
58 8 6 
135 1 8* 

6 0 5 3* 


Total 


4,974 2 31-} 


704 2 5 
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Appendix B. 

Statement of the Gross Value of the Produce of the King William’s 
Town and Model Farms for the Year ending 30th March 1839. 





Potatoes and manured Potato Land. 


£ 


s. 


d. 


1,934 Stone Potatoes used by Pigs, at It?, per Stone 


8 


1 


2 


664 


Ditto 


by Horses, at 1 \d. per Stone 


4 


3 


0 


270 


Ditto 


by Bullocks, at Ditto 


1 


13 


9 


412 


Ditto 


by Milch Cows, at Ditto 


2 


11 


6 


900 


Ditto 


by Stall-fed Cattle, at Ditto - 


5 


12 


0 


275 


Ditto 


planted in the Farms at 4cf. per 


4 


11 


8 






Stone. 








200 


Ditto 


Ditto at 3d. per Stone 


2 


10 


0 


8,415 


Ditto 


sold to the Labourers 


133 


8 


2 


13,070 






162 


11 


9 




Manured Potato Land let to the Labourers 


18 


19 


1A 






Oats and Straw. 








706 


Stone of Oats used by Horses, at 8 d. per Stone - 


23 


10 


8 


8 


Ditto 


sown in Farms, at Ditto 


0 


5 


4 


11 


Ditto 


sold - 


0 


11 


0 


725 






24 


7 


0 


772 


Score Sheaves of Straw used for Litter, 3 d. per 


9 


13 


0 


















Rye and Straw. 








1,300-1. Stone of Rye sold to sundry Persons - - j 


49 


2 


1A 


114 


Ditto 


sown in the Farms, at 8 d. per Stone j 


3 


16 


0 


1,414- 


r 




52 


18 


H 



225 Hundred of Rye Reed, at 3s. per Hundred 
Value of Straw for Litter 



Rape. 

4 Bushels of Rape sold in Cork for 



Value of Vetches used by Horses 
Mangel Wurzel. 

Value of Mangel Wurzel - - < 

Tons. Cwt. Hay. 

31 18|- of Hay used by Horses, at 30s. per Ton 
7 14 of Hay used by Stall-fed Cattle, at 20s. per Ton 
38 18 of Hay used by Milch Cows, dry Cows, and 
Heifers, &c., at 20s. per Ton. 

1 4a of Hay sold to sundry Persons, at 40s. per Ton - 

Dairy Account. 

Amount of Milk, Butter, and young Calves sold 
between the 1st April 1838 and 30th March 
1839. 

Cattle Account. 

Amount of Sales of Eleven Fat Cows 
Ditto of Five in-calf Cows - 
Ditto of Pigs - 



Carried forward 



33 15 0 
0 12 0 



47 18 
7 14 
38 18 



119 9 6 
37 1 9 

24 6 3 



87 5 H 
16 0 
4 10 0 



96 18 7 J 
151 8 7A 



- 738 10 9 
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£. s. d. 


£. s. d. 


Brought forward - 


- - - 


738 10 9 


Manure. 






350 Cubic Yards of Manure made by Stall-fed Cattle, 


23 6 8 










415 Ditto - - made by Milch Cows, at Is. 4 d. 






60 Ditto - - made by Pigs, at Ditto - 






150 Ditto - - made by Horses, at Ditto - 




65 - - 






975 






Barley. 






502£ Stone of Barley sold in Cork _ - - - 


18 10 9 




421 Score of Sheaves of Straw for Litter, 2d. per Score 


3 10 2 








22 - 11 


Total Amount 




825 11 8 



Appendix C. 



Return of Cattle on the Model Farm, July 1839. 



i Ayrshire Cattle. 



Milch Cows 
Bull, Three Years old - 
Heifers, One Year old - 
Calves, Three Months old 



Irish Cattle. 



Milch Cows 
Dry Cows - 
Heifers, Three Years old 
Ditto, One Year old - 
Calves, Four Months old 
Plough Bullocks 
Bull, Three Years old - 



Total Horn Cattle 




Cart Horses - 

Swine ------ 
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